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E.O. 11652: N/- 
TAGS: OEXC PL 

SUBJ: KRAKOW PROPERTIES: DESIGN AND OTHER 
DRAWINGS 

1. EMBASSY IS AWARE THAT STATE HAS MAJOR RESPONSIBILITY 
FOR INTERIOR DESIGN AND FURNITURE FOR UPPER TWO FLOORS OF 
REAR BUILDING AT STOLARSKA. NEVERTHELESS, STATE 143488 

OF JULY 21 INDICATES 

THAT THE AGENCY WAS CONSULTING WITH 
FBO ON THIS SUBJECT. OUR CONCERN IS COORDINATING COM 
STRUCTION WORK AND PROGRESS AT STOLARSKA. KPO HAS 
THREATENED TO TERMINATE ALL WORK AT STOLARSKA UNLES 
ADEQUATE PLANS AND EQUPMENT ARE PROVIDED BY US SIDE. 

KPO SAYS BECAUSE OF THE PRESSURE OF OTHER PROJECTS IT 
CANNOT KEEP WORK CREWS STANDING IDLE AWAITING ARRIVAL OF 
EITHER PLANS OR EQUIPMENT, WHICH THEY ARE EAGER TO INSTALL. 
CP AO HAS POINTED OUT DIFFICULTIES IN EQUIPMENT DELIVERIES AND 
HAS DISUCSSED THIS PROBLEM JHTH THE KPO AND WITH THE 
MFA. HOWEVER, POLES DO NOT UNDERSTAND OUR PROBLEMS 
REGARDING PLANS. 

2. WE DO NOT WISH TO BELABOR THIS POINT, BUT WARSAW 4568 
WAS NOT THE INITIAL REQUEST FOR DETAILED ELECTIRCAL AND 
LIGHTING DRAWINGS FOR THE TWO STATE DEPARTMENT FLOORS 
THE REAR BUILDING AT STOLARKSA. GRAY'S REPORT OF JULY 14, 

PARA 15, ASKED FOR ALL BLUEPRINGS FOR THESE TWO FLOORS AND 
GAVE DETAILED POLISH COMMENTS ON PLACEMENTS OF ELECTRICAL 
FIXTURES IN SCHMERTZ'S DESIGN BOARDS. 
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3. WE HAD ALREADY INFORMED POLES OF OUR ACCEPTANCE OF 
THEIR DESIGN FOR CLOAKROOM (ROOM 1 13). ASSUME AGENCY 
WILL PROVIDE REQUIRED FIXTURES AS PER WARSAW 4948. 

DAVIES 
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